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Agenda 





Welcome & Introduction 
> Terry McCarthy, GLX — MBIA 
Update on Station Design 
> Quon Chin, Station Designer, STV 
Construction Update 
> Randy McSherry, Construction Manager, GLX-C 
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GLX Bridge Update 


New Timing - Washington St. Bridge Closure 


NEW TIMING: 

The Washington Street Bridge / Underpass (currently closed for construction) near 
McGrath Highway in East Somerville will remain closed to vehicular traffic this winter 
(2019/2020). The bridge is expected to permanently reopen to vehicular traffic in 
April of 2020—approximately 5 months earlier than planned. 


ORIGINAL TIMING: 

The original closure plan for the Washington Street Bridge / Underpass involved 
temporarily opening the underpass for the winter of 2019/2020 followed by a second 
closure of the vehicular roadway from April 2020 through summer of 2020. 


3 Washington Street Bridge (Underpass) in East Somerville 
Closed April 8, 2019 to Spring 2020* 


See planned detour routes on following pages 
For further info and constant updates go to www.greenlineextension.org 
Or email us at info@gixinfo.com 
For urgent matters, dial 1-855-GLX INFO or 1-855-459-4636 


*Due to the nature of construction, all schedules are subject to change. 


Green Line Extension (GLX) Project | 200 Inner Belt Road, Somerville, MA 02143 
1 (855) GLX-INFO (459-4636 | www.greenlineextension.org 
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Upcoming Events 








GLX General Public Meeting 
Tuesday, November 19, 2019 
6:30 — 8:00 p.m. 
East Somerville Community School 
50 Cross Street 
Somerville, MA 02145 
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GLX-C Construction Update 
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a 
Safety 





¢ Fire Life Safety Committee meetings commenced by System Safety 
¢ Project Hours to Date — 1.5 Million 

OSHA Total Recordable Incident Rate — 0.80 

¢ Bureau of Labor Statistics Rate — 3.20 


¢ Performance is 400% better than national average 
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GLX-C Construction Update — 
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Union Square Station Te GLY) 


CONSTRUCTORS 





*Daesign: 10% complete (as of October 2019) 
“A grade entrance of! Prospect SlreeL Bennet! Gaur 
2 Additive cancoy over station plaitcem 

* Emergency egreas palhway to Allen Streel 


*Two Customer Assistance Aros on the shatham 


Blatter, with an ane ge mes call Gex 


2 Two branshonmers at the station may emit a light 


hii bo os ers Ey 
"Pod ‘bike access coordinated with developer 
*hhearby buses mclude: 3135, Crs a7 & 86 
"Selewalk: 10+ feel wide 


*Stetranm will bee a catalyst for residential and 


busines growth im thls rertttalicnes) aren 


Within” deglearse be Lincaln Park, Arasnzians 
Scion, Pret Bastet, leget 
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Lechmere Station 





+ Design: 100% compbate fas of October 2019) 


«Lechmere Staton voll be relocated to the north side of 
HMonstgrey O'Brian Highway in order to align the station with 
the remainder of the Green Line Extersion, The rere station will 
have bo Headhoauses, with one entrance at Morth First Street 
CCambeidgn Crossing Stract hatwerk), ahd ora entrance at Fatt Sf, 
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* Station entrances feature tea fare vending machines. Im addition, 
the Bs loge alge has four mere Tare vending machiries, [wd or 
each side 

» Sifive Gano Ger Staten Glatharr 


+ Tao Customer Assistance 4Aroas on the station plathorm, wath an 
arnergency call boas, Acddeianal call boas bested at (he Araas of 
Rescue Assistance in the headhouse 


"Mew Gus loo designed wilh fhres-ceted bus ehellers ta dervice 
bus routes: 69 87 88 £90 


« Skeewvalke: 1 feet wide 


tin order ta dewalog Cambridge Crossing, OivioWweat (tha propict 
deydoperl is required to upgrade Magn Often Highway fram 
Land Boulevard ta Third Street in cooperation weth the City of 
Cariridgn and MagsboT 


* Mew bocstion provides greater access and options to this rapidly; 


oxpanding aria 


+ Access to Cambridgeside Galleria, Lechmere Canal Fark, North 
Poet Camron and Marth Point Park 








x 


{bus loop) 


Heubesiewee TRIG 


Lechmere Station ‘cl ba 


CONSTRUCTORS 





SITE PLAN - STREET LEVEL 


:) 
£4) 


7 oe 


yee - S 
. = HA 








ity iis /~ ner awe 
Ce ! Ls i 
ote 
ac a 
= 
| TE RM ee a 


%, : | ee] LECHMERE STATION -STREET LEVEL cette 
ay * = — 7 ann Ea ad Ca 
Se." * =" oo — 





ASP AEAS e 
fu De eae ae le, bel FS 


oo al Saisie act emenenien 
Z | 


‘e 


ad ‘ak a nina 5 eee nee 





SITE PLAN - PLATFORM LEVEL 


LECHMERE STATION - PLATRCR LEVEL S05, 
| 


= in 

pe ta = 
CORT LOL, PS A == LT ERS ALT AC A 
PLATTS LOE PL A SS I a PR 

tener ——— A a 

1 RECT 


~ 
E ite The 
= = & ee | 





Navermber 2019 


CONSTRUCTORS 


Lechmere Station ~ GLY 





AXONOMETRIC 


DAAFT > BOA DSCLSson ONLY ea] 





7 


ay ay Tena 
































November 2019 


East Somerville Station 





Fret 


GL¥uz®, 


STRUCTORS 





+ Desigrc 95%, complete (as of Cctoioer 20794 


‘Station smirance © sccessed fram 
Washington Street £ocnss Path adjacent 
fa the Camirurity Path 


*Statiam oantrance fPoeaturce fag fare 


Varin machines 
+ Sdditrme canooy over station platform 


«Emernpeicy egress wales to emergency 
trick crossing ta Community Path 


© Tato Custoemer fesistence farce om the 
station Matton, with an ermieegency call 
Eras 

+ 8cceas Gath: 1 feet witha 

*Aeesrby buses include: 26, 4 CT-2 

» Shalian serviced es lreiety achive biairess 
and residential hub 

Walking ditiance te Cebble Hill 
Apartments, Capusna Earl Chiidhood 
Canter ane Taraat 


* Bedicabed bocsche lanes on Washington Stret 
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Gilman Square Station 
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Magoun Square Station 





* Design 80% complete (as of October 2019) 
STATION AREA LOORING NORTHWEST FROM LOWELL STREET BRIDGE 
nie oars ; ut ne » Bested yeolkey from Lowel Stnset bo station headhoiee 





» Station ontrare fiating tesa fang oredireg rican 
* Additwe canopy ower station platform 


= Teo Customer Assistance Ares: an the station 


Otic, with an emergency call box 
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Aasistamoe in the headhouse 
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* Dasign: 25% complete (as of October 2019) 
STATION AREA LOOKING NORTHWEST FROM BROADWAY 
' Al-greade enfirance af Boston faerie and stairs 
clovabor access at Broadway Bridge Station oniranccs 


each have Tao fare vending mashines 
* Aodgtiwe campy aver station plathorm 


® includes o traction power substation. Two tearsfarnrers 


at the station may amit a light hum to passersny 
© Emergency e9ress wolkwey ta Boston Avenue 


Tat Clidtarier Atsiferite Areas of The station 


platform, with an emergency call box 


© Acetional call bax lacaiecd at the Areas of Peieiie 
desistanoe in the headhouse 


= Sidewalks: 1 feet wide 





* Airey Buses riclude: 89 6 90 


"Easy access to area fusnesses, Trum Field and 
Banjamin & Brawn Schoo 


eSomocrtuniiy for future Transit  Orpented 
Development (TOO) davalopnment parcals ta ba 
dispersed from META 
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+ Design: 35% complete (as of Gch. 2079) 


2Entrance off Boston Averve wilh 2) 
ehevatoes ard stairs and two fare veriding 
PYtadec h hre : 

+ Additee canopy over station platform 


-Tao Qustomer Asustonce Srecs on the 
station pattorm, with an emergency call box 


* Addripornal call eax located at the Areas 


Of Redcueg Asistonce im thee beadhoune 


* The station inchudes a small drop-off arca 
for Trice Fekde 


*ANeeroy buses include: 4, 94 8 8o 
« Sideialbs) A -1) feet iedes 


+ Service: South Medford and Tufts Univwaraty 
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Construction Update a 


wm 
What Drives When and Where we Work? 


¢ Challenges of Working Along Commuter Rail Alignment 


¢ Levels of rail service & implications on construction 
o Normal service 
o “Line 4° — One track out of service 
o Full service outage 
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ee 
Key construction activities through end of 2019 / early 2020 


¢ Relocate Commuter Rail Track to final position on eastern side of alignment 


¢ Prior to track relocation we must: 
o Complete drainage work including north of Broadway at Granville 
o Complete noise & retaining wall panel placement 


Vehicle Maintenance Facility 
o Foundation, underground utilities, retaining wall, and stormwater detention facility 


¢ Lechmere area/Boston Engine Terminal 
o Steel in place throughout & deck placement underway 
o Continue construction on new Lechmere station 
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Track Shift 
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| Central Street looking north 
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Washington St. Rail Overpass 


¢ First phase of Washington St. Rail Overpass nearly complete 
¢ Next steps include: waterproofing, laying asphalt, ballast and commuter line track 
¢ Demolition of 2" half of old overpass to begin after track shift 
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Medford St. Bridge 


¢ Modification to West Abutment underway. 
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Broadway Bridge 


¢ Drainage, wall construction and bridge construction continues 
¢ Frequent weekend and night work based on track shutdowns 
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Vehicle Maintenance Facility 


¢ Retaining wall work and drainage installation continues 


¢ Foundation work on VMF and Transportation Building starting 
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Lechmere Area 


¢ Both drilling crews working between BET area and Water St. 





Actively pouring concrete columns and pier caps for viaduct and Community Path 
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Noise & Retaining Walls 


Retaining Wall Panel Placement 


¢ Retaining wall panel placement began between McGrath Hwy and Walnut St. 
in early October 














Massachusetts Department of Transportation 


| DOT (C] DS Golnalaalelavinvaceld dialcmciaeleye 
NdSss. Monthly Meeting 





November 5, 2019 





Construction Update 





Noise & Retaining Walls 


Retaining Wall Panel Placement 


¢ Retaining wall panel placement north of College Ave. 
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Noise & Retaining Walls — Drainage 
Between School St. — Central 





¢ 60° storm drain placement advancing to Sycamore as we excavate through 
rock ledge 


¢ Expected to reach Central & tie into new system in December 
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Noise & Retaining Walls — Drainage 


Between College — Winthrop 


¢ Hillside off Boston Ave. has been cleared and will be an access point as 
retaining wall and station construction moves forward on west side. 
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Outreach 





GLX Hotline and Response to Comments/Requests 


¢ 920 Inquiries thru Hotline, e-mail or direct contact with outreach staff (as of Oct. 31) 
¢ 864 actions closed out. 
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GLX Community Connection Team The (IY Cony Conhaciions Tas 


PRESENTS 
7 Thanksgiving Food Drive for Saeed Somerville Homeless Coalition tia 
Project Soup in Somerville 1 ie | . a 





Ve OCT eeaey NOV 


Drop Off Locations: GLXC Main Office (2nd floor lobby) 
GLX Office (3rd floor lobby) 


Somerville Homeless Coalition 5K Detour Run on Oct. 6 or 35 Chatatoen Bi 
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Green Line Extension Project 


GREEN LINE EXTENSION PROJECT 
November 5, 2019 COMMUNITY WORKING GROUP MEETING — SUMMARY MINUTES 


LOCATION OF MEETING: GLX Project Office, 200 Inner Belt Rd, 3° Floor, Somerville, MA 02143 
DATE/TIME OF MEETING: November 5, 2019, 8:30 to 10:00 a.m., 


ATTENDANCE: 

CWG Members: Viola Augustin (Somerville), Joseph Barr (Cambridge), Elliott Bradshaw (East 
somerville - Brickbottom), Jennifer Dorsen (Somerville - Ball Square), Ryan Dunn (Magoun 
Sq.), Andrew Reker (City of Cambridge) and Jim Silva (Medford - Ball Square) 


MassDOT/MBTA: John Dalton (MBTA GX Program Manager), Terry McCarthy (MBTA Deputy 
Program Manager of Stakeholder Engagement) 


GLX Project Team: Quon Chin, Randy Henke, Michael Hoitnik, Randy McSherry, Martin Nee, 
Erin Reed, Amanda Smith, and Jeff Wagner 


Other Attendees: Tim Dineen (VNA resident) 

PRESENTATION: 

*This meeting is the 24 consecutive, monthly GLX Community Working Group meeting. 

Terry McCarthy reviewed emergency procedures for those in attendance for the CWG meeting. 


John Dalton thanked members of the group for proposing a plan to speed construction during 
the day and reduce the amount of nighttime work thereby also reducing noise impacts on a 
butters. The essence of the plan was to eliminate Lowell Line Commuter Rail service between 
the hours of 9:00 a.m. and 3:00 p.m. which would provide less construction interruptions during 
the day. 


J. Dorsen explained the ridership data showed that approximately 200 people would be 
inconvenienced by not running commuter rail service during the day to get the work done. J. 
Dorsen said the letter included the estimated cost of running shuttles in place of the commuter 
rail during the daytime to allow for more GLX work to occur outside of the night hours. Jim Silva 
said the abutters who are experiencing impacts from night work are expressing interruption in 
sleep and rest. J. Silva also said the daytime work is often interrupted due to commuter rail 
service and they have been researching ways to alleviate this. 


John Dalton stated that Jennifer and Jim's plan, forwarded to Secretary Pollack on behalf of the 
CWG, was reviewed by MBTA Railroad Operations, MBTA Bus Operations, the GLX Program 
Management Team, and GLX Constructors (GLXC). As background, he reminded the group 
that the GLX design-build procurement documents were developed so as to create the greatest 
level of cost-certainty for ensuring a successful, on-budget and on-time project delivery. In 
addition to greatly re-scoping the final physical attributes of the Extension (i.e. scope changes to 
reduce cost from the original GLX construction effort, etc), and modifying contract terms to 
encourage the most competitive price proposals from the shortlisted design-build teams, the 
procurement documents were drafted to create the fewest work restrictions as possible for the 
construction effort. Part of this optimization not prohibiting night work within the GLX corridor. 
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Green Line Extension Project 


John stated that after carefully considering the proposal and weighing the benefits of less 
interruptions against any inefficiencies that would be encountered in implementing such a plan, 
the MBTA and GLXC determined that a number of logistical considerations would offset any 
productivity gained. The proposal was considered in the context of actual allowable day-time 
work-windows between the morning and afternoon rush periods. J. Dalton stated that while the 
proposal offers valuable elements for consideration, the MBTA and GLXC have determined that 
a number of logistical considerations would reduce the theoretical 6-hour work window assumed 
in your proposal to a more likely 4 — 4.5 hour work window. As outlined by Randy McSherry, 
GLXC’s Construction Manager during the meeting, his organization has concluded that 
mobilization and demobilization during a 6-hour work window would reduce productive time to 
somewhere in the range of 4 hours each day. Additionally, as the field labor industry is 
premised upon a standard 8-hour work shift, there are economic inefficiencies for requiring the 
GLX contractor to only work in a less than 8-hour shift — a factor that is only exacerbated if the 
actual window of productivity is 4-5 hours instead of 6 as is assumed in the proposal. 


This standard 8-hour work period for field labor coupled with the realistic productivity of a 
potential off-peak, no-train work window would make the implementation of such a change 
detrimental to the project's schedule and budget. 


T. McCarthy reviewed the recent outreach regarding the recent Washington Street bridge 
closure through winter and plan to open earlier than originally planned, in spring. T. McCarthy 
said the next Public Meeting will be held on 11/19/19 at East Somerville Community School and 
the auditorium and corridor are available for this use. T. McCarthy said the project boards will be 
on display in the corridor and there will be a Q&A as at the past open house. Jeff Wagner 
encouraged CWG members attend. 


R. McSherry began the safety discussion with an explanation of the fire life safety meetings that 
take place on the project. He said there have been 1.5 million work hours to date and safety 
performance is approx. 400% better than national average. J. Wagner said it was important to 
communicate any safety incidents and give an update as it happens. J. Silva asked how many 
people are working on the project; R. McSherry said there are approximately 275 construction 
workers now and this figure will likely increase. 


Q. Chin began the PowerPoint presentation with the Station Design update and said the design 
team met with Met with Fire Departments and authorities for plan and design reviews as part of 
design stages. Q. Chin provided the following updates and key highlights since 
January/February 2019: 


- Union Square Station: 
o GLX team has been working with joint developer, US2, which has committed to 
adding an elevator to Union Square Station. 
o The station entrance connecting to US2 plaza will include a 10-foot wide public 
access off bridge at Prospect Street 
o Thelatest design has moved the utility building between the tracks and moved 
the transformers, so as not to preclude potential future extension 
o J. Dorsen said she was happy to see the utility building and transformers were 
moved as requested by the CWG in the past; she thanked the team for this 
change. 
- Lechmere Station: 
o Recent improvements include glazing on elevators and additional entrances to 
the main head house, which have been supported by the City of Cambridge 
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- East Somerville Station: 

o Station is at grade with artwork on a higher elevation to serve as a good 
wayfinding presence for the station. Q. Chin added the team went through the 
plans to modify access points where pedestrians and bikes converge to improve 
sight-lines. 

o Previous designs had the utility building located between Commuter Rail and 
GLX. The building has since been moved to the right side of the station platform 
and in between the inbound and outbound tracks. 

o |. McCarthy said the plans will show “landscaped area’ as opposed to individual 
trees to prevent confusion. E. Bradshaw asked about the standard plantings; Q. 
Chin said the landscaping with be highly maintainable and drought resistant. J. 
Dorsen asked if the landscaped area south of the station, inside the New 
Hampshire Commuter Rail line is under GLX control; Q. Chin said this area is 
outside of the GLX footprint. J. Doren suggested the plans no longer show 
individual trees so as to not let the public think this will be a vegetated area or 
would include specific trees. 

- Gilman Square Station: 

o Q. Chins said this station was used as a prototypical station to develop standards 
and consistency for other stations. 

o J. Silva asked about the height of intertrack fencing; Q. Chin said it is 4 feet in 
height. 

o Q. Chin explained the platform roof design does not include a gable design. The 
gull-wing design better directs run-off and looks more modern. It also allows for 
more sunlight to enter the area. 

- Magoun Square Station: 

o Q. Chin said the station design still included the same entry and exit through one 
point but said the team added a supplemental egress from the north end of the 
platform to be used in case of an emergency. 

o 1. McCarthy said they met with the City of Somerville to ensure that the 
emergency path meets ADA requirements. 

o Q. Chin said the elevated walkway to access the station from the elevator will be 
10-feet wide; a prefabricated bridge from Lowell Street. 

- Ball Square Station: 

o Q. Chin said a second elevator would be included without increasing the footprint 

o Q. Chin said there would be two street entrances to the station; Broadway Bridge 
and at sidewalk plaza off Boston Avenue. 

o 7T. McCarthy said the new #9 trains purchased include ramps from doors to 
accommodate wheelchair and accessibility needs. 

- College Avenue: 

o Q. Chin said the design included a supplemental egress and the elevator 
headhouses would all be glazed instead of opaque as previously depicted. 

o J. Silva asked for the dimensions of the ramps; Q. Chin said the ramps would be 
a minimum 5-feet wide in each direction between handrails and would be approx. 
10-feet tall. 


R. McSherry provided a construction update to the CWG. R. McSherry said the longest and 
deepest drainage area runs between School Street and Sycamore. The team has set up barrier 
walls, reduced the encroachment zone, and established equipment to prevent swinging into the 
live track. R McSherry said the team gets about 6-7 hours done with this set up. R. McSherry 
said there has been and will continue to be a full track outage on weekends to stay on schedule. 
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R. McSherry summarized the key construction activities on schedule for the end of 2019 and the 
beginning of 2020. The key construction activities include the following: 


- Relocate tracks to final position on eastern side of alignment. In order to relocate the 
tracks, the team needs to complete the drainage work north of Broadway and Granville 
and complete the replacement of the retaining walls and noise walls. 

- Continue work on the new vehicle maintenance facility foundation, underground utilities, 
retaining wall and stormwater detention facility. 

- Continue work on the Lechmere Station 

- The project team will be constructing a new Track 1 near Central Street in Somerville 
and will shift the two existing tracks to the east 

- The first phase of work at the Washington Street rail overpass is nearing completion and 
the demolition of the second half will occur after the tracks have been shifted. 

- Modification to the Medford Street bridge west abutment is underway and is being done 
in conjunction with Somerville High School to prevent disruptions 

- The Broadway bridge is still on track to be reopened in March 2020 

- Beginning installing the foundation for the Vehicle Maintenance Facility and 
transportation building 

- Work is progressing well at the Lechmere Station area with concrete columns currently 
being poured 

- Noise wall and retaining wall installations continue between McGrath Highway and 
Walnut Street, north of College Avenue, and between School Street and Central Street. 
J. Silva asked about the noise wall completion on the west side, R. McSherry said the 
team expects this work to be completed by the end of January 2020. 


J. Barr asked about the weekend Fitchburg line outages; R. McSherry and T. McCarthy said the 
outages are discussed during weekly meetings with the MBTA and Keolis, system-wide to 
review operations and plan for service accommodations as needed. J. Barr said the Red Line 
will be shut down from Kendall to Broadway for 4 weeks and this work may cause additional 
trouble for those looking to transfer to another line. 


J. Wagner provided an outreach update to the CWG. J. Wagner said through the hotline, the 
team has received 920 inquiries (a mix of calls, emails and direct contact with outreach staff. J. 
Wagner said the outreach team has successfully closed out 864 inquiries to date. M. Nee said 
J. Wagner was able to close out the oldest inquiry recorded for this project. The inquiry was 
recorded approx. two years ago regarding a tree stump that was recently removed. M. Nee said 
some inquiries cannot be closed out quickly as the work required to address them is not always 
immediately possible as it may be tied to work that has not been scheduled yet. J. Wagner and 
M. Nee explained that each inquiry is recorded and maintained to keep open lines of 
communication for updates and status checks. J. Wagner said the GLX team is participating 
and promoting a Fall Food Drive with the Somerville Homeless Coalition. R. Dunn asked if 
packages could be sent to this office for donation; J. Wagner said yes. T. McCarthy said there 
are collection boxes located throughout the building for those who want to donate. J. Wagner 
said some of the GLX team participated in the 5k Detour Run in Somerville on October 6" and 
the event was a SuCCess. 


H # # 


Next Community Working Group meeting December 3, 2019 at 4:00 — 5:30 p.m., at the GLX 
Project Office at 200 Inner Belt Rd in Somerville. 
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